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spa-0970-60 To repair crash-damaged U-2 aircraft, Ser. No. 3h9 ou/Mat /DPD pp/P 
5 May 60 6 oad 60 
2 withdraws 
5X1A 7 May 60 
CHAL~1018-60 To transfer funds from Hycon 95-500 to the Hycon cn/mat /DPD af/ca/DPD 
25X1A BC-5§0 contract. 2 Jun 60 2 Jun 60 
opp-22ue-60 Transfer of funds from the [__ [support Program cH/MAT/DPD po/P 
to cover an overrun on Perkin- y Contract Ho. 45 Jun 60 21 Jun 60 
SC~-5642- 
CHAL~1060-60 For the additional safety and podification of cu/mat /DPD a{cH/DPD 
the 60 cycle frequency converters & generator 29 Jun 60 30 Jun 60 
puiiding at Det C. 2 
CORONA 
SOR-0829 fo cover the cost of additional work & overruns cH/pB/DED 7 
25X1A resulting from the re s of the She zh Hay &° io km 60. 
Review Comittee & by & from 
25X1A poor eatiasting by the Prime contré ts sut 
contractors under Contract Jn 19Ze0 
cor-0830 — TO design, fabricate and install in Thor-Agens cH/DB/DFD ner 
 gatellite vehicles an improved 1961 CORONA pay- 24 May 60 
‘load as & follow-on to the CORONA and CORONA 
Prime Programs. , 
GOR~0835 fo procare an additional 20 X Spot Enlarger and cu/pa/DPD po/P 
To procere Gre parte for the ray in coanecti0h 43 Jun 60 9 Jun 60 
with Project CORONA. 
coRoss5 To provide additional funds to cover the cost cn/pB/DFD a/cu/DFD 
of tests & test processing in support of CORONA 22 Jun 60 24 Jun 60 
& CORONA Prime Programs. 
cOR-0856 To provide additional funds to cover the cost cu/pe/DPD a/ca/DPD 
of film in support of the CORONA & COROWA 22 Jun 60 - 2h Jun 60 
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| OXCART. 25X1A 
OXC-0219 


Supplement #1 to OXC-0056. To develope & procure pe /pB/DPD 
a follow-on high spped altitude acft & recce sys- 29 Jan 60 
tem to replace the CHALICE Program. 
OXC-0547 Supplement #2 to OXC-0056. Same as above. pc /pB/DPD 
10 May 60 
OXC~0650 To accomplish shipment, repair & installation of cH/MaT/DPD 
13 house trailers available from excess stock for 17 Jun 60 
25X1A. «nae at 
oxc-0627 «To provide facilities at|___—_—+ the domestic po /DB/DPD 
25X1A site & operational base site of CXCART Project. 1% Jul 60 
25X1A 
25X1C CI 25X1A 
CHAP=001' cops /pFD 
: : 16 Jun 60 
MISCELLANEOUS, 
DPD188~60 Provide two Beacon Transmitters for use in the cH/pB/DPD 
25X1A operations. 20 May 60 
ppp 4223-60 To insure an operational float plane cability. cH/MaT /DPD 
ig 25X1A 26 May 60 
pPD=#'719~60 To make funds available to the station cu/Mat /DPD 
for alterations. 15 Jun 60 
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DCI in 
OXC-0278 


DCI in 
OXC-0549 


pp/P 
23 dum 60 


po/P 

16 Jul 60 
Subject to 
DCI Approval 
of FY-61 OXC 
Program, 


po/P 

30 Jun 60 Subj. 
to avail, of 
funds in DPD 
FY-61 operations 
program. 


a/cu/DPD 
25 May 60 


pp/P 


a/cH/DPD 
15 Jun 60 
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Continued =—=§ 25X1A | 
DPD 688~ modify to CH/MAT/DPD pp /P 
the presently available and tested ere 
- pene taceuin avoidance radar to provide auto- be from 15 Jun 60 23 Jun 60 
matic drift correction & angle of attack stabiliza- savings due to ; 
tion our "stand down 
; position. 
PD—42 cH/MaT /DPD p/P 
- sae 17 dun 60 23 Jun 60 
realized be- 
cause of our25X1A 
"stand down" 
position. 
25X1D 
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